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MEMGRANIXJM FOR TEE RECORD 

SUBJECT: Concurrence to Amendment So. 1 to Contract Ho. 

) Baird- Atomic, lac., Canfcridge, Haas., 

y-2. Project CHALICE (HAVY) 


1. This memorandum contains a recommendation submitted 
for approval of the Special Assistant to the Director for Plan- 
ning and Development. Such recommendation to set forth in 
Paragraph 4. 




2. Contract No. NY-B-5111D covers 
25X1 D fo^construetian and Installation of one 
25X1 D equipment . The e<juipment has been delivered but in- 

stallation carnot proceed as planned due to nonavailability of 
a Navy aircraft. 


3. In view of the above this Amendment No. 1 extends the 
period of performance from 30 September 1958 to 31 December 
1958. No additional funds are required. 

4. Approval of Amendment Ho. 1 to Contract Ho. NY-B-5H1D 
and execution thereof on behalf of the Agency by the authorized 
Contracting Officer to recommended. 

<1X 25X1 A 


CONCURRENCES : 

,a' 25X1 A 


Contracting Officer, BPS 


Director of D and P, DPS 
vX 25X1 A 


Comptroller, EPS 
25X1 A 
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APPROVAL REQUESTED IN 
PAR. k, GRANTED. 


Office of General Counsel 

DPS/DCI :HL:pf 
Distr: 

Orig - NY-B-5111D 
^ - Finance 
3 - Chrono 


RICHARD M. BISSELL, JR. 

Special Assistant to the Director 
for Planning and Development 
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